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September Meeting 


Simcoe, September 5th, 1933. 


Minutes of September Session of Norfolk County Coun- 
City 103°: 


Council called to order at 10 a.m., the Warden, J. H. 
Bowden, presiding. 


Roll called. All the members present. 

Minutes of June Session were read and confirmed. 
The following communications were read: 

County of Renfrew with resolution re indigent patients. 
County of Dufferin re rate of interest. 

County of Renfrew re costs of education. 

His Honour Judge Boles, re equalization appeal. 
Provincial Secretary, re equalization appeals. 


Department of Highways, re by-law designating through 
roads. 


Accounts: Pearce Publishing Co. and D. A. Austin. 


Mr. B. A. Smith gave notice that he would at the next 
session of the Council introduce a By-law to confirm By-law 
390 of the Township of Woodhouse. 


Mr. Collings gave notice that he would at the next ses- 
sion of the Council introduce a By-law designating through 
roads on the County Road System. 


Moved by Mr. McCurdy, seconded by Mr. Dertinger: 
That the communications as read be referred to the follow- 
ing Committees : 


County of Renfrew two resolutions, County of Dufferin 
and account of D. A. Austin: To Committee of the Whole. 


His Honour Judge Boles and Provincial Secretary: To 
Equalization Committee. 
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Account, Pearce Publishing Co.: To Finance Committee. 


~ . 


—Carried. | s 
* ~ a 

Moved by’ Mr. McCurdy, seconded by Mr. Dertinger: 5 
That the Council do now go into Committee of the Whole 


~ LS 


to consider the various matters referred thereto.—Carried. a 
The Council went into Committee of the Whole at 10.45, 
Mr. Kent presiding. 
¢ The. Council résumed its sittmoratep sce a 
Mr. Kent addressed the Council giving a very interest- 
ing account of his visit to Europe, giving an account of the— 
customs of the various countries he had visited, which was . 
heartily appreciated by the members of the Council. 
Moved by Mr. Hagerman, seconded by Mr. McCall: That 
the Council adjourn until 1.30 p.m.—Carried. 
Council adjourned at 12 noon. 
Council resumed-at 1.45 p.m. coe 
Mr. Collings presented report of Good Roads Committee.’ 
Moved by Mr. Collings, seconded by Mr. Anderson: That 
the report of the Good Roads Committee be adopted.— 
Carried. ) mC 
| Captain Vandeleur addressed the Council with reference 
to the proposed visit of a number of men from the British 
Navy and asked that the support of the Council be given, 
lor a visit of these men in 1934. Sa 
Moved by Mr. McCall, seconded by Mr. Stackhouse: That _ 
the request of Captain Vandeleur receive the moral support — 
of this Council for 1934.—Carried. i 
Moved by Mr. Ferris, seconded by Mr. McCall: That 
the account of the Pearce Publishing Co. be paid.—Carried. ~~ 
Moved by Mr. Collings, seconded by Mr. Kent: That 
leave be granted to introduce a By-law designating through | 
roads on the County Road System.—Carried. . 


_ Moved by Mr. Collings, seconded by Mr. Kent: hat ~ ae 
said By-law be read a first time. Carried. By-law read, - “97 aa 
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Moved by Mr. Collings, seconded by Mr. McCall: That 
said By-law be read a second time. Carried. By-law read 
accordingly. 

Moved by Mr. Hagerman, seconded by Mr. Townsend: 
That said By-law be now referred to the Committee of the 
Whole. Carried. 


Moved by Mr. Smith, seconded by A. Y. Misner: That 
leave be granted to introduce a By-law to confirm By-law 
No. 390 of the Township of Woodhouse. Carried. 


‘Moved by A. Y. Misner, seconded by Mr. Down: That 
said By-law be now read a first time. Carried. By-law read. 


Moved by Mr. Down, seconded by Mr. Blayney: That 
said By-law be now read a second time. Carried. By-law 
read. 


Moved by Mr. Moore, seconded by Mr. Kent: That said 
By-law be now referred to the Committee of the Whole.— 
Carried. 

Moved by Mr. Anderson, seconded by Mr. Blayney: That 
the Council do now go into Committee of the Whole to con- 
sider matters referred thereto. Carried. 


Council went into Committee of the Whole at 3.10 p.m., 
Mr. Kent presiding. 


Council resumed its sitting at 3.20 p.m. 


7 The Committee of the Whole reported the By-law desig- 
nating through streets without amendment. 


Moved by Mr. McCall, seconded by Mr. Collings: That 
said By-law be now read a third time. Carried. By-law read 
accordingly. 


Moved by Mr. Woodley, seconded by Mr. Hagerman: 
That said By-law do now finally pass and become a By-law 
of the Corporation of the County of Norfolk and be intituled 
as in the caption thereof. Carried. 


By-law was then signed, sealed and numbered 659. 


The Committee of the Whole reported the By-law con- 
firming By-law No. 390 of the Township of Woodhouse with- 
out amendment. : 


Na Ao! 


Moved by Mr. Anderson, seconded by Mr. Smith: That 
said By-law be now read a third time. Carried. By-law read 
accordingly. 

Moved by Mr. Blayney seconded by Mr. Anderson: That 
said By-law do now finally pass and become a By-law of the 
Corporation of the County of Norfolk and be intituled as in 
the caption thereof. Carried. 


By-law was then signed, sealed and numbered 660. 


Mr. Kent presented report of the Committee of the 
Whole. 


Moved by Mr. Kent, seconded by Mr. Ferris: ‘That the 
report of the Committee of the Whole be adopted. Carried. 


Moved by Mr. Hagerman, seconded by Mr. McCall: That 
the Council do now adjourn to meet again on November 7th, 
at Io a.m. Carried. 


Council adjourned accordingly at 3.15 p.m. 
Confirmed in open Council this 7th day of November, 1933. 


JONATHAN PORTER, J. H. BOWDEN, 
Clerk. Warden. 





The reports as adopted are as follows: 
Report of the County Roads Committee 


To the Warden and Members of the County Council of the 
County of Norfolk: 


Gentlemen,—Your Committee on the County Roads hee 
leave to report as follows: 


Since the last meeting of this Council the following work 
has been proceeded with: 
Surface treatment has been completed as follows: 


_ Road 1, 1.5 miles; Road 2, 1.2 miles; Road 3, 1.3 miles; 
Road 5, 2.3 miles; Road 8, 6.2 miles; Road 9, 6.2 miles; Road 
13, ¥2 mile; Road 15, 1.8 miles; Road 16, 4.4 miles; Road 19, 
2.6 miles; Road 24, 5 miles; Road 25, .5 mile. 
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application since 1926 and Road 24 has not been surface 
treated since 1929. 2% miles of gravel road on Road g was 
given what is known as a double surface treatment. 


Three steel bridges have been scraped, wire brushed and 
painted, one on Road 2, and two on Road 8. 


It became necessary to equip the Walters truck with new 
tires and we changed from the solid tires to heavy duty pneu- 
matic, the rear tires on Power Maintainer No. 2, we also 
changed. 


Accounts passed since the June Session amount to $41,- 
716.17. Total to date, $52,449.71. 


Committee fees since the June Session amount to $170.00 
All of which is respectfully submitted. 
Wes, COLLINGS; Chairman. 
R. EF. ANDERSON, 
B.A. SMITH. 


Report of the Committee of the Whole 
To the Warden and Members of the County Council of the 
County of Norfolk: 


Gentlemen,—We, your Committee of the Whole, beg 
leave to report the matters referred thereto have been con- 
sidered in the following manner and we recommend the fol- 
lowing: 

1. That no action be taken on communication from the 
County of Renfrew re Secondary Education. 


2.. That we endorse the resolution of County of Ren- 
frew re indigent patients. 


3. That we endorse the resolution of County of Dufferin 
re rate of interest on farm mortgages. 


4. That the Norfolk County Hospital be requested to 
bill the City of Hamilton for burial of Mrs. Alice Wright. 


All of which is respectfully submitted. 
G. G. KENT, Chairman. 
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November Meeting 


Simcoe, November 7th, 1933. 
Minutes of November Regular Meeting of Norfolk 
County Council. 


Council called to order at 10 a.m., the Warden, J. H. Bow- 
den, presiding. 


Roll called. All the members present. 2 
Minutes of September meeting were read and confirmed. 


The following communications were read: 


Department of Health, acknowledging resolution con- a 
firming resolution of County of Renfrew re indigent patients. . 
Accounts: W. H. Abbey and the Stalker Engineering Ca; fe 
Moved by Mr. McCurdy, seconded by Mr. Dertinger: y 


That the communications as read be referred to the follow- 
ing Committees: 


Accounts: To Finance Committee. ; 
Department of Health: To be filed. Carried. 


Moved by Mr. J. H. Misner, seconded by Mr. Ferris: Sm 
That the Good Road Committee be empowered to expropri-- 
ate a piece of land on corner, at Forestville, or make other 
satisfactory agreement to have hill removed. Carried. 


_ Mr. Collings gave notice that he would at the next ses- 
sion of this Council introduce a By-law designating certain 
roads on the County Roads System as through streets. ‘ 7 


Moved by Mr. Anderson, seconded by Mr. Blayney: That 
D. A. Austin be paid the amount of his account for the burial 
of Mrs. Wright of Hamilton over and above $30.00. Carried. 


Moved by Mr. McCurdy, seconded by Mr. Dertinger: 
That the driver of a car on special committees work be re- 
imbursed to 10 centsa mile and that the same be made retro- 
active. Carried. 
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Moved by Mr. Hagerman, seconded by D. T. McCall: 
That the Council do now adjourn to meet at 1.30 p.m.—- 
Carried. 


Council adjourned at 11.55 a.m. 
Council resumed at 2.15 p.m. 


Mr. Stackhouse presented report of Reforestation Com- 
mittee. 


Moved by Mr. Stackhouse, seconded by Mr. Hagerman: 
That the report of the Reforestation Committeed be adopted. 
Carried. 


Mr. Collings presented report of Good Roads Committee. 


Moved by Mr. Collings, seconded by Mr. Anderson: That 
the report of the Good Roads Committee be adopted. 


Moved by Mr. Ferris, seconded by Mr. Kent: That the 
accounts of W. H. Abbey, $282.59, and Stalker Engineering 
Co.;.$82.45, be paid. Carried. 

Moved by Mr. Collings, seconded by Mr. Stackhouse: 


That leave be granted to introduce a by-law to designate 
through streets on the County Road System. Carried. 


Moved by Mr. Stackhouse, seconded by Mr. Kent: That 
said By-law be read a first time. Carried. By-law read. 

Moved by Mr. Collings, seconded by Mr. Hagerman: ‘That 
said By-law be now referred to the Committee of the Whole. 
Carried. 

Moved by Mr. Ferris, seconded by Mr. Hagerman: That 
the Council do now go into Committee of the Whole to con- 
sider matters referred thereto. Carried. 


Council went into Committee of the Whole at 2.25 p.m., 
Mr. Kent presiding. 


The Committee of the Whole reported the By-law with- 
out amendment. 


Moved by Mr. Anderson, seconded by Mr. Collings: That 
said By-law be now read a third time. Carried. 


By-law read accordingly. 





Moved by Mr. Moore, seconded by Mr. Smith: That said 
By-law do now finally pass and become a By-law of the Cor- 
poration of the County of Norfolk and be intituled as in the 
caption thereof. Carried. 


By-law was then signed, sealed and numbered 661. 


Moved by Mr. Anderson, seconded by Mr. Blayney: That 
this Council do now adjourn to meet again on December 5th 
at 10°a.m.. Carried: 


Council adjourned accordingly at 3 p.m. 


Confirmed in open Council this 5th day of December, | 


A.D. 1933. 
JONATHAN PORTER, J. H. BOWDEN, 
Clerk. Warden. 


The reports of Committees as adopted are as follows: 
Report of the Reforestation Committee 


To the Warden and Members of the County Council of the 
County of Norfolk: 


Gentlemen,—We, your Committee on Reforestation, beg — 


leave to report as follows: 


Your Committee met at the Provincial Forestry Farm at 
St. Williams on September 14th, 1933, at 9 a.m. Members 
present included Warden Bowden, Reeves Stackhouse, Ed- 
ward Moore, Delbert Blayney and John Hagerman. 


A short discussion took place at the office and it was 
decided to make a detailed inspection of all the forested prop- 
erties of the County. As it was impossible to do this on one 
day, it was further decided to visit the Plantations situated 
in North and South Walsingham, those in the vicinity of Pine 
Grove Church, leaving the balance of properties for later con- 
sideration. 


Accompanied by F. S. Newman, Superintendent of the 
Forestry Station, the Committee first looked over the Codling 
Block. All fire lines in this Plantation were found to be in 
good order. The trees are growing satisfactorily and are 
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free of disease and insect damage. Growth is so vigorous 
that the fire lines are becoming narrowed, and it is recom- 
mended that the branches be pruned from all trees bordering 
said fire lines. ‘The resultant brush should be hauled away 
from the lines in order that there not be created a fire hazard. 


The Morrison Plot was visited next. This 100-acre tract 
was purchased some years ago for the gravel thereon. With 
the exception of the few acres of gravel the entire plot has 
been reforested, principally with Red Pine. These trees are 
doing well, although a few have died out on a small ridge to 
the south of the plot. About five acres of White Spruce 
planted on the low southern section reveal that spruce was 
the proper species to plant as the trees are now getting away 
and putting on splendid growth. Other than having the fire 
lines worked up, no work is required to be done. 


Growth on the Wyecombe Plantation is being satisfac- 
torily maintained. With the exception of three trees that 
have been girdled by mice the entire stand is of good color 
and absolutely healthy. No work is required on this plot. 


_ The latest Plantation to be established, namely, the Simes 
Plot, Lot 18, South Walsingham, was inspected next. This 
property comprises some 70 acres of light sand land and was 
planted during late May, 1933, with 63,000 Red Pine. The 
present Committee received some criticism as to the advisa- 
bility of setting the trees out so late in the Spring, but we 
are pleased to report that following a count of several hun- 
dred trees, there was found to be a loss of only thirty-five. 
In addition the trees have made splendid growth in spite of 
the dry summer, and are of excellent color and in general it 
may be stated without fear of contradiction that the plant- 
ne ras proved to be the most successful one ever estab- 
ished. 


Due to the recent drought, a number of Red Pine planted 
on a heavy turf section on the Turner Plot, Lot 8, Conces- 
sion 9, Charlotteville, have died. It is estimated that three 
thousand Red Pine will be required to fill in these gaps and 
it is advised that this work be effected in the Spring of 1934. 


In general this plantation is doing well. The White Ash 
were again frosted last Spring and were accordingly checked, 
but this will be overcome as time goes on. There is still 
some evidence of damage to the Carolina Poplar from cancer, 
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the diseased trees will be removed late this fall. The White 
Spruce planted last Spring are alive for the most part but 
have had a hard time due to lack of soil moisture. All fire 
lines on the plot need attention, and it is recommended that 
these be worked up next spring. 


The one-hundred acre plantation of Red Pine on Lot 6, 
Concession 10, Charlotteville, just requires one thing, and 
that is that the fire lines be worked up next Spring. This is 
an excellent stand of Red Pine, free of disease and insect 
pests. Growth is most satisfactory. . 


The inspection of this latter property terminated the 
work for the day. 


The Committee met again on Saturday, October 28th, 
1933, for the purpose of the remaining forested properties 
All members were present with the exception of Warden 
Bowden, who was unable to report on account of illness. 


The Payne 50 acres were looked over first. The 1930 
planting is doing well. A number of Red Pine that were 
planted in 1931 have died and these gaps are recommended 
to be filled in during Spring 1934. There is, moreover, a 
patch where wood was piled that has yet to be planted. This 
patch is about one acre and this, too, should be set out with 
Red Pine next Spring. Very few White Spruce which were 
planted on low spots have died, but there are a number of — 
hollows that were too wet in 1931 to permit of planting that 
should, providing they are not too wet in 1934, be completed. 


_ The 100-acre Payne Plot, Lot 11, Concession 1, was next 
inspected. With the exception of probably 5000 Red Pine 
required to fill in openings on the Southwest Section, and 
reworking the fire lines, the balance of the area will require 
no attention. This is also a splendid plantation and has every 
evidence of developing into a valuable stand of timber. 


Inspection of the Shellburg property revealed splendid 
growth of Larch, Red Pine and White Pine. The Poplar 
along the road is growing well, but those trees on the more 
marshy section are making very poor progress. There has 
been sustained a considerable loss throughout the Spruce Sec- 
tion, and in view of the fact that large spots were prepared 
last Fall, it is recommended that the gaps be replanted next 
Spring with Red Pine. There will be approximately 5,000 
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trees necessary for this work. The Spruce have not grown 
as well as expected and it is therefore considered advisable 
to fill with Red Pine rather than Spruce. 


Five acres of summer fallow on the Bonnie Heath Prop- 
erty were planted to Red Pine last Spring. Nearly 50 per 
cent. of these trees have succumbed to drought. It is there- 
fore recommended that the fail spots be filled in during the 
Spring of 1934. The remainder of the plantation is satisfac- 
tory, except the fire line. 


All of which is respectfully submitted. 
(Signed) 
CHAS. STACKHOUSE, 
Chairman. 
DELMER BLAYNEY, 
J. M. HAGERMAN, 
; FB. J. MOORE. 


Report of the Road Committee 


To the Warden and Members of the County Council of the 
County of Norfolk: 


Gentlemen,— Your Committee on County Roads beg leave 
to report as follows: 


Since the last meeting of this Council the following work 
has been completed: 

On Road No. 7—1 mile of surface treatment. 

On Road No. 18—3 miles of surface treatment. 

On Road No. 24—34 mile of surface treatment. 


On Road No. 30—234 miles of surface treatment. 


Grading operations are being carried on west of Langton. 
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Your Committee are desirous of keeping within the estimates <3 
as laid down by the Provincial Government and for that rea- 
son we authorized the County Road Superintendent to notify | Les 
- all foremen on the roads that no work shall be proceeded 
with unless he is first consulted and this is being canried out. & 
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Accounts passed since the last County Council meetings: a 
total $10,688.93. ; = 


| oe 

Total amount of accounts passed since (eves: Ist, $63,- 7 

184.64. ae 
; . . ae 


Committee fees since the last meeting, $100.00. 
2 
All of which is respectfully submitted, | 3 


(Signed) s 
W. S. COLLINGS, Chairman, oa 
B. A. SMITH, Z 
R. E. ANDERSON. 
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December Meeting 


Simcoe, December 5th, 1933. 


Minutes of December meeting of Norfolk County Council. 

Tuesday, December 5th, Council Chamber. 

Council opened at 10 a.m., the Warden, J. H. Bowden, 
presiding. 

Roll called. All the members present. 


Minutes of November meeting were read and confirmed. 


The Clerk presented the judgment of the [qualization 
Commission. 


Account of Kelly, Porter and Kelly. 


Moved by Mr. McCurdy, seconded by Mr. Dertinger: 
That the judgment of Equalization Commission be received 
and printed with the minutes of the Council and that the ac- 
count of Kelly, Porter and Kelly be referred to the Finance 
Committee. Carried. 


Moved by J. H. Misner, seconded by Mr. Moore: That 
Messrs. Ferris, Townsend and the Warden be a Committee 
to interview Dr. Burt, Local Member of Parliament, regard- 
ing the Employment Camp at Turkey Point. Carried. 


Moved by Mr. Hagerman, seconded by Mr. McCall: That 
the Council do now adjourn to meet again at 1.30 p.m. Carried. 

Council adjourned at 11.30 a.m. 

Council resumed at 2.15 p.m. 

A general discussion took place with regard to the pro- 
cedure and treatment of persons suffering from venereal dis- 
eases and the obligation on the municipalities with respect 
thereto. ‘ 

The Clerk read the Act dealing with venereal disease and 
advised the procedure to be taken. 
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The various Committees were not prepared to present 
reports until tomorrow, it was; 


Moved by Mr. Hagerman, seconded by Mr. McCall: That 
the Council do now adjourn to meet tomorrow at IO a.m. 
Carried. 


The Council adjourned at 3.35 p.m. 


Confirmed in open Council this 6th day of December, A.D. 
1933: 
JONATHAN PORTER, J. H. BOWDEN, 
Clerk. Warden. 


Second Day 


Council Chamber, December 6th, 1933. 
Council opened at 10.45 a.m., the Warden presiding. 
Roll-called. All the members present. 


Minutes of previous day’s session were read and con- 
firmed. 


Mr. Down presented report of Managing Committee of 
Industrial Home. 


Moved by Mr. J. H. Misner, seconded by James Down: 
That the report of Managing Committee of Industrial Home 
be referred to the Committee of the Whole. Carried. 


Mr. Collings read the report of Good Roads Committee. 


Moved by Mr. Collings, seconded by Mr. Anderson: That 
the report of Good Roads Committee be adopted. Carried. 


_ Moved by Mr. Down, seconded by Mr. J. H. Misner: That 
this Council do now go into Committee of the Whole to dis- 


cuss report of Managing Committee of Industrial Home. 
Carried. 


The Council went into Committee of the Whole at 11.10 
a.m., Mr. Kent presiding. 
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“ouncil resumed its sitting at I1.20 a.m. 
C g 


Colonel Townsend presented a report of the Special Com- 
mittee to interview Dr. Burt, M.L.A., with reference to camp 
at Turkey Point. 


Moved by J. H. Misner, seconded by Mr. C. H. Ferris: 
That the report of Special Committee to interview Dr. Burt, 
M.L.A., regarding Turkey Point kmployment Camp be adopt- 
Seo iCarhied. 


The Warden read report of Miss Spencer and Wm. Smith 
of their visit at the Convention of the Managers of Homes 
of Aged and Infirm. 


Moved by Mr. J. H. Misner, seconded by Mr. Ferris: That 
the report of Miss Spencer and Mr. Smith be received and 
placed on file. Carried. 


Moved by J. H. Hagerman, seconded by Mr. McCall: That 
the Council do now adjourn to meet at 1.30 p.m. Carried. 

Council adjourned at 11.55 a.m. 

Council resumed at 2.05 p.m. 

Mr. Ferris presented the report of Finance Committee 


Moved by Mr. Ferris, seconded by Mr. J. H. Misner: That 
the report of Finance Committee be adopted. Carried. 


Mr. Hagerman presented report of Industrial Home. 


Moved by J. M. Hagerman, seconded by Chas. Stack- 
house: That the report of Industrial Home be adopted. 
Carried. 

Council adjourned at 2.10 p.m. to attend the funeral of 
Mrs. George Walker, Mr. Walker being a former Warden 
of the County. 

Council resumed at 3.40 p.m. 

Mr. Marston presented the report of the Road Superin- 
tendent for the current year. 

Moved by Mr. Moore, seconded by Mr. Kent: That the 


report of the County Road Superintendent be adopted as read 
and that same be printed with the minutes. Carried. 
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Moved by Mr. J. H. Misner, seconded by Mr. Ferris : 


"That the Warden do now vacate his chair and that ex-War- 
den Townsend preside. Carried: 


Moved by Mr. Ferris, seconded by Mr. Misner:_ 


hat we members of the 1933 County Council wish to ex- 
press to the retiring Warden, J. H. Bowden, our appreciation 
of his efficient service as Warden during 1933. Carried... 


Mr. Bowden addressed the Council expressing his great 
appreciation of the kindly resolution passed by the members 
of the Council and thanked the members of the Council for 
their courtesy and co-operation during the year 1933. 


The Warden resumed the chair. 


Moved by J. M. Hagerman, seconded by Mr. McCall: 
That this Council do now adjourn sine die. Carried. 


Council adjourned at 4.45 p.m. 
Confirmed in open Council this 6th day of December, 
1933. 
JONATHAN PORTER, J. H. BOWDEN, 
Clerk. Warden. 


The reports of Committees as amended and adopted are 
as follows: 


Report of the Managing Committee of the Industrial Home 


To the Warden and Members of the County Council of the 
County of Norfolk: 


Gentlemen,—We, your Managing Committee of the In- 
dustrial Home, beg leave to report as follows: 


During the year, your Committee has met at the Home 
on six occasions, quarterly meetings and two emergent 
meetings. 


_ No capital expenditures have been made this year, either 
in connection with the home or the farm, but all necessary 
repairs and replacements have been carefully looked after. 
Our buildings and equipment are therefore in much better 


Did fe ase 


——a 


condition than a year ago. In this connection, I would like 
to mention the valuable service rendered by James Port. (He 
is the gentleman to whom we made a small donation at an 
earlier session of the Council.) He has been busy all year 
repairing damaged furniture, glazing sash, painting, repair- 
ing stairs, windows, doors, floors, building clothes racks, 
shelves, bread boxes, etc. He has saved us a great deal of 
money, and we, your Committee, recommend that we make 
him another donation of $25.00 in recognition of his services. 


If was feared that the furnaces, which have served for a 
great many years, would have to be replaced, but upon exami- 
nation by an ihe it was found that repairing only was 


~ needed. 


Farm production is below that of last year, but this is 
to be expected, taking into consideration the extreme dryness 
of the season and other causes militating against farm re- 
ceipts. 

Farm Production 


MMRE OUI S Of POLIS 27 YoCpresrnsromancessoneceaserctbatncisesccdicsensasies $ 174 60 
BM MeePOUNAS Of CULE, POLK, 12S oN ccokc.sccstesastedesesscsencien. 175 00 
Ea EA BI 20a a PRRs Sak OO RD a 140 OO 
ALISON SACS IA elec Cag ay tvntussycauedvivedeaveseavesecsessSeuceee 132 60 
(TET 3 SES a i ite ot oe at Ae ho 60 50 
SRT ayn aie Wag BCE cag a ee eee tee a 120 OO 
Bt NLS GMS COCALO GRA L(G 75.0 bide scec ead ctespees sbi eta denssacseres. lores 
BEIGE TS OT OUIOUS Ab LOO Sey racccaséncscsecnrecdeiessssetdessscssceseess 10 00 
ReEeICIS“OF PALGEN. DECES AE 50... -ccescerysaceccdeteosessecscecseees 2 50 
op LTE as ETCEW oe) eer 2ar (0 eee Spe pa irapae gt to ra oe 5 00 
TEES DIRT br eg 1h: 8 me 1 @ oe i 55 00 
EG SPE FES i Pe re on a oe LI 25 
Ty EST ETE 2 00 |i erie sh Os 225 00 
MIE RN se ste cy cage teak eacraiss SoesovedSeivisssuazbiesnscecsece 13 50 
NMRA A TE OMI 0... cao te cack ys ock ocitbsnsacecdactactensntossdes 45 00 
Yotal milk production, 76,265 pounds. 
Consumed by institution, 40,000 pounds......c...c.cceeeees 1400 00 
Pecchanves tor butter, 36,265 pOunds....:.......csssccscsecsceseoes, 296 00 
Kee production, IE ens OTC Ce eso ke etude sabe igsnbackadoves 66 20 
NS noses 0 No Pinch covossbevayceoscgavnecednecse $3033 40 
NEEM ISTE COMI CLIONY «..05.00eccssvcccccessosscsscevsedevesvostaceeseorss $1943 2 
NNN BLS COW 5.220. c5cca0.cccccesdtecescvecioosorvonnncovecesseccntanee 50 00 


Increase of Stock—1 bull calf, 4 heifer calves, 24 shoats. 


Farm Inventory (Nov. Ist, 1933) 


20 bushels wheat; dt355..1ccigest< decease eigen ee > oa 
260:bushels: dats at 225 vate. tee eee QI oO 
roo bushels" rye at! 5 Gita arse oe tae eeeatereeee 55 00 
30 CONS’ STTAW: AVR3 OG. Sieiiag tare cpa ticwenstt icc sh cha eat eeee meee GO OO 
go; bushels: potatoes ata 76 cnes ee er cee et oe ee 67 50 
6 bushels: beets-at [50 tenet aut eee eee 3 00 
6:bushels carrots. atp50 2... ee eee eee ee 3 00 
500° bushels manglés ato: ...5 ts. teers ee ee 50 00 
40 tons ensilage, 55:00 ni... sesitesn eee ere ere ere ae 200 00 
Stock 

Q COWS, 5000 fase ae ne eae ae ee $ 450 00 
i Dull (McGurdy,) 43 ck: vae sen ee Ce ee 100 0O 
I: bull’ calf Jajaiccg yeast ee ec ee ae ee 25 00 
i heifer, (18:mon ths) ie ie) tae eee eae ea 30 00 
4. heifer calves... 54,.san tan ne ee 80 00 
FE COAMN fecccscese pyr rev etatas tree teresa mates ae Late een eee 250 00 
L COLE. ion esti vccestapace inet tigeaeee ttre he hie nee eee 50 00 
3 brood SOWS)t.. ARI eee er eae reel eee 45 00 
24. "Shoats ye ee een ca rt ee 326 00 
ITO chickens * rin ei eeteacee eae eet Se nee 55 00 

Total aa aS eG Peed ate Py ee $1691 50 


Number of Inmates on November 1, 1933 


Admissions Withdrawals Deaths 


1032.” NoOvemberen.. centre ee a O G 
Decem betray tase eee 3 2 I 

1033.5 January. agen. eee aoe I O O 
February nine sat) ee eee 4 3 O 
March tvs cor eae ee O O O 

ADE SGA etn ee Ree I I O 

May 4. Setutectae ene nee 2 O I 

JUTE 5 rca see: ok eee ee eae 3 2 O 

July 2c a Re venccs aee ree eee I I I 

ATUR UST! 25., cre Oh a nae ae 2 2 I 
neptembetiz. vcs eee I I O 
OctoDers sulk as eee eee 3 I O 

24 13 + 


Number of inmates on November [, 1933—55. 


Inmates From Different Municipalities 


Township Male °*Female Total 
1 Al ais dies ieee FBR Poot SB iy Hea iene 2 O 2 
Ls.) SO Bee RR 6 ie cane reer ee 5 4 9 
Pe IR OLES CF gis. oss hts a tei Rdivelscuaweo gs dnc O 2 2 
2 eas oR Re, enero soe 6 I 7, 
Peeetie VV al Sino hates 2: caessercccede-: 2 I 3 
moaeeWalsineham is .ifa cea ac. 3 O 3 
sp EAS 1 a oes hy 2 eee ee 2 3 5 
OES GY eee a era en a ee bth aoe I 2 3 
1 ECTS IR Sere Sil tpt pier ak 6 2 8 
AS oy Si i ea OR ee ee a oe 4 O 4 
CGE ay ah a oe le es a erecta 2 3 5 
i apa Seas GRY TESS iN Beene aa Be I O I 
Por Rowan ©.::../ ce aah. Bawa I 2 3 

se 20 55 


Maintenance Table 
Patient Days Others 








EMR CEME NY CIC T 50, cies ten atts ob esaasténchee 1521 210 
Ded LTS halt 2 Girirre kame Tt Rapes ea 1629 217 

MEP MU CHILI Borns 627. 0. ok ence OM Eee aoe asses 1611 217 
Rien ty ae Sees Aa, 6: 1463 196 

IVEEAT Og Yoea Be ee ak ee VII ee 3 16.43 cen 

LL Pes ee ca ae ee 1587 210 
iad Vib Seeger ae wives eee cchuabinis iazecsst 1585 ny, 

JO MEAR EOS i pep eoe hl BON 1597 210 

1 EO rir. Perea Ae 1680 aU7 

OT STS co a a 1611 207 

SY TVS) mo) aT a See, 1598 210 

(ee 11)0) eS Sion a rr 1655 : 207 
19180 2555 


We earnestly request that those whose power it is to 
commit persons to the Home exercise care in deciding who 
shall he committed. We are not equipped to take hospital or 
mental cases. 


We find that as usual the Misses Spencer and Mr. Smith 
are showing that loyalty and devotion to their work that has 
endeared them to all the inmates and made them such valu- 
able servants of this County Council. 





We wish to convey to them our sincere appreciation of 
their efforts to, economically conduct the Home and _ to 
brighten and cheer the declining years of Norfolk’s aged and 
infirm entrusted to our care. 


All of which is respectfully submitted, 
(Signed) 


JAMES DOWN, Chairman, 
J. H. MISNER, 
C. HE FERRIS: 


Report of the Road Committee 


To the Warden and Members of the County Council of the 
County of Norfolk: 


Gentlemen,—Your Committee on County Roads beg leave — 
to report as follows: 


We attended at Forestville in regard to purchasing the 
corner and found it would be necessary to expropriate the 
same. 


Accounts passed since last meeting amount to $4,053.72. 
Committee fees amounted to $50.00 since last meeting. 
All of which is respectfully submitted. 
W. S. COLLINGS, Chairman, 
RAYMOND FE, ANDERSON, 
BRUCE A. SMITH. 


Report of the Special Committee Appointed to Interview Dr. 
Burt re Turkey Point Camp 


To the Warden and Members of the County Council of the 
County of Norfolk: 


Gentlemen,—Dr. Burt was met at his office by this Com- 





mittee, and after fully explaining the Government’s under- 
taking at the Turkey Point Camp, the following information 
affecting members of the County Council and prospective 
laborers was supplied. 


The area from which laborers will be drawn includes the 
Counties of Haldimand and Norfolk, with a preference (at 
first) for men coming from the urban centres. Quotas from 
these centres will be taken on about Friday, December 8th, 
1933, immediately following which time the Reeves of the 
various Municipalities will receive notice of the quota to be 
supplied from their particular Township. 


From this-information it will be readily seen that pros- 
pective laborers from rural Municipalities need not apply for 
enrolment until the respective Reeves have been informed of 
their quota. 


All of which is respectfully submitted. 


J. W. TOWNSEND, Chairman. 


Report of the Finance Committee 


To the Warden and Members of the County Council of the 
County of Norfolk: 


Gentlemen,—Your Committee on Finance beg leave to 
report as follows: 


We recommend that the following accounts be paid: 
Kelly, Porter & Kelly, $106.28. 


We also recommend that the sum of $10.00 be paid 
Eleanor Misner for stenographic services. 


All of which is respectfully submitted. 
CH: BERRIS? Chairman: 
J. H. MISNER, 
D. T. McCALL. 
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“Report of the Industrial Home Committee _ 


4, f phere 
Fs eo 


To the Warden and Members of the County Council of th eo 
County of Norfolk: Pe 


Gentlemen,— Your Committee on the Industrial Home as 
beg leave to report as follows: . fm 3 


Your Committee visited the Industrial Home on Decem- _ te 4 

ber 5th and wish to state that it was found in its usual state | a 
of order and cleanliness. We feel that the County is being 
au served by the Management of the Industrial Home and — Ee 
farm. 


eae bs 


All of which*i is respectiully submitted. fos a 
J. M. HAGERMAN, Chairman. er 
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Report of County Road Superintendent 


To the Warden and Members of the County Council of the 
County of Norfolk: 


Gentlemen,—I beg leave to present to your honorable 
body my seventeenth annual report on the Norfolk County 
Road System. 


The following is a synopsis of the County books at the 
end of November: 


REA Peat ESOT IOS ier ttn ccs a RascacareeViageisecdavessicceotvo,srssesones 1 SPT,7 1 
(STE BGR Siac ed SE et ann iO Ot ie caren = arenes 54:235-77 
TEU GT Tas 25 bg OMe DRC EER ORY od Ser le SRE ne ee ... 4,006.23 
ACEI Sgn Coy SHOU CR S205, ST So Oe ee eb 3,874.69 
(ORLEANS G0 pA eee ie irl Rede ie Dar sn gn Sale 1,582.65 
BE GL ATICOUS ~.. octhocs.citsncrdciar Gece at-aiencs- Pepe Sa ing id 1,782.47 

ABE UNE Ti) CRE sayy Gow © el ey hd Dea Re er $66,853.52 


At the March meeting of this Council a rate was set for 
the County Road System which provided for an actual ex- 
penditure of $106,101.59 on the System. However, in April 
the Department advised this Council that they would only be 
prepared to pay subsidy on an expenditure amounting to $72,- 
_ 000.00. The program which was mapped out for this year 
was therefore considerably curtailed. The condition of the 
roads required considerable maintenance in the early part of 
the year due to the weather conditions which prevailed during 
the winter. The power maintainers have, for a second time, 
been used in every month of the year since the System has 
been taken over, the first time was in 1932. 


Analyzing the figures as given above, I desire first to 
call attention to the maintenance charges. The amount of 
$54,235.77 may be divided in the following way: 


90K spe safes so So svesscvacealpsoeocevechevsecenhess $ 291.58 
eye ccdeins fasesaciarassdesvtassrovdesYoussonvece 686.77 
No Soxagocoscconyanjcsacdvasee vn Lagisces ovis sacapessaastghl 38,661.78 
SO ee POPOL AR As a AS ee 6,572.07 
Rocco cps dics ois evsaseicassssasvcccascananovdonvgnaresss 967.70 
EE ga ono aso ccceca nes exsusvoceahsarahncvdseccbosibiene 431:07 


EL TS a a 1,099.85 
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Guard. Rail. and Siens 22x..5. ie rene care er en 374.38 
WeeedS fy ciiectscectttecees eth ten ee eee 2 ae SN a ae 4,301.58 
Brushing con. oe 7 vs geal dons ea do! Sess Pitrcon tetctas manent mae eae 277.10 
Ditchiini gree cc 1d edna teva eee etal eevee ree ea eee nee 363.63 
ale l)rain sivas ee er crn fh ee 50.4C 
County Bridges: wii ces aha ere nee 97.77 


The cost of dragging the roads this year is $1873.89 less 
than in 1932. ‘The average cost per mile being $43.81 or .gic 
per mile per week for the forty-eight weeks ending Novem- 
ber 30th. 


Under the heading of resurfacing the following work is 
included: Patching and surface treating of gravel roads and 
patching and surface treating tar roads, 41.13 miles of tar 
roads on the system were surface treated. The following 
is a summary of the work done, showing the road number, lo- 
cation, miles treated, width of road, cost per square yard and 
cost per mile: 


Road No. 1, Mabee’s Corner,West—Miles treated, ih 
width treated, 16-0; cost per sq. yard, 5.63 cents; cost per 
mile, $528.28. 


Road No. 2, Delhi, Kast—Miles treated, 11 ; width treated, 
19-0; cost per sq. yard, 3.19 cents; cost per mile, $355.40. 


Road No. 3, Villa Nova, East and West—Miles treated. 
1.3; width treated, 16-0; cost per sq. yard, 3.98 cents; cost 
per mile, $375.20. 


Road No. 5, Cole Road—Miles treated, 2.3; width treated, 
15.6; cost per sq. yard, $4.82 cents: cost per mile, $438.72. 


Road No. 7, Woodhouse, West—Miles treated, 1.1; width 
treated, 18.0; cost per sq. yard. 4.75 cents; cost per mile, 
2497-79. 

Road No. 8, Courtland, South—Miles treated, .575; width 


treated, 16-0; cost per sq. yard, 3.11 cents; cost per mile, 
$205.48. 


Road No, 8, Langton, North—Miles treated, 2.6 width 
treated, 16-0; cost per sq. yard, 4.77 cents: cost per mile 
5448.15. 


Road No. 8, Walsingham Centre, South, Mulch—Miles 


, 
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treated, 3.65 ; width treated, 15-0; cost per sq. yard, 5.13 cents ; 
cost per mile, $451.07. 


Road No. 8, Road No. g North, Penetration—Miles treat- 
ed, .9; width treated, 14-0; cost per sq. yard, 5.40 cents; cost 
per mile, $443.28. 


Road No. 9, Port Rowan, North and West—Miles treated, 
1.7; width treated, 14-0; No. 9, St. Williams, north and West 
—Miles treated, 1.6; width treated, 16-0; cost per sq. yard, 
6.30 cents; cost per mile, $548.89. 


Road No. 9, Vittoria East, Mulch—Miles treated, 1.9; 
width treated, 15-0; cost per sq. yard, 3.81 cents; cost per 
mile, $279.72. 


Road No. 15, Boston, South—Miles treated, 1.7; width 


treated, 14-0; cost per sq. yard, 2.37 cents; cost per mile, 


$194.67. 


Road No. 16, Highway No. 3, North—Miles treated, 4.55; 
width treated, 15-0; cost per sq. yard, 3.77 cents; cost per 
mile, $331.01. 


Road No. 19, Boston, North—Miles treated, 2.6; width 
treated, 16-0; cost per sq. yard, 3.58 cents; cost per mile, 
$366.50. 


Road No. 24, Simcoe to Port Dover—Miles treated, 6.3; 
width treated, 18-0; cost per sq. yard, 4.16 cents; cost per 
mile, $439.06. : 


Road No. 30, Highway No. 19, Easterly—Miles treated, 
2.75; width treated, 16-0; cost per sq. yard, 4.38 cents; cost 
per mile, $454.08. 


Extensive patching by surface treatment method was 
carried on, on Road No. 1 at Courtland, on Road No. 13 west 
of Bookton, and on Road No. 15, south of Townsend Centre. 


Taking the above work and cost the following average 
has been deduced: 


Total mileage, 41.13; average width, 16.1; average cost 
per square yard, 4.37; average cost per mile, 412.71. 


This is approximately $100.00 per mile higher than last 


SD ees 








year, which is due to the increase in the price of stone and 
also in the fact that last year’s average haul was 8 miles, 
whereas the average haul on this year’s work was 16 miles. 
The price of tar delivered and applied was 2 cents per gallon 
cheaper than last year. | 


In addition to the above surface treatments, 2.2 miles of 
gravel road on Road No. g were treated with tar, by what is 
known as the double surtace treatment method. ‘The work 
on this road consisted of the following work: The road was 
first dragged to give an even surface, this surface was then 
swept with a rotary broom to remove all the loose material, 
the road was then treated with one-quarter of a gallon of 
light tar to the square yard, this material penetrated 34 inch 
into the road bed, and after allowing this to stand for twenty- 
four hours, this surface was treated with a quarter of a gal- 
lon of a heavy material and pea gravel was spread on the sur- 
face. ‘The total yardage treated amounted to 24,700 square 
yards, the cost of the tar for the two applications amounted 
to 8.38 cents per square yard, the cost of the pea gravel spread 
on the road amounted to 2.33 cents per square yard, the aver- 
age width of the road was 19’-2”, the cost per mile was 
$1203.12. Up to the present, this road is in first-class con- 
dition, and if this work proves a success, and I feel certain 
it will, provided the foundation holds, it would seem that we 
have solved the problem of the dust nuisance and also the 
difficulties of taking care of the gravel roads.~ In analyzing 
the cost of the four methods of treatment of surfaces, we 
find that the penetration roads laid during 1919 to 1922 cost 
go cents per square yard, the retreat surface built in the vicin- 
ity of Port Rowan cost 55c per square yard, the mulch sur- 
face built during the period 1928 to 1931 cost 20c per square 
yard, and the double surface treatment this year cost 10.71 
cents per square yard. 


I commend the double surface treatment to your serious 
consideration, for the following reasons: The elimination of 
the dust nuisance, which is a menace to the lives of the trav- 
elling public, and also causes a serious loss of crops along the 
roadway ; the elimination of mud and dragging of roads; the 
preservation of gravel roads. 


In 1933 it was realized that it would be impossible to 
continue with the construction of penetration roads and it 
was decided that as far as possible we should use our local 
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resources of gravel instead of shipping in commercial stone ; 
gravel pits were purchased in various parts of the County, 


and since 1923 to the present time a total of over 500,000 tons 


of gravel has been applied on the System. I would ask you 
to visualize certain portions of this County to see the seri- 
ousness of this situation, taking that part of the County lying 
westerly on the townline between Woodhouse and Charlotte- 
ville. and southerly of Road No. 7 crossing Charlotteville and 
Walsingham and continuing this line across the ‘Township 
of Houghton, an area containing seventy-six miles of gravel 
and dust road; the only visible supply of gravel in this area 
is 10,000 cubic yards owned by the County in the northeast 
corner of this area and gravel which may be collected from 
the lake in South Walsingham, and at Clear Creek in the 
Township of Houghton, we have a reasonable supply two 
miles north of Road No. 7 in North Walsingham, and also 
a small quantity remaining in the pit at the north point of 
the ‘Township of Houghton. With these resources depleted, 
it will again become necessary to import commercial stone 
and at present prices this would cost approximately $2.40 a 
cubic yard delivered at the railway station, as against our 
own material loaded on trucks in the pits at 30 cents a cubic 
yard or 60 cents a cubic yard when taken from the lake. 


The cost of the treatment of weeds with atlacide is slight- 
ly higher per mile than last year, although the total cost 
shows a slight decrease from last year. The additional cost 
per mile is accounted for by the fact that this year we treated 
the total mileage of the road system and also that all weeds 
on the roadside were treated, whereas in past years we treated 
only certain weeds. No cutting of weeds with mowers or 
scythes was attempted this year. On some of the roads there 
is a substantial decrease where we were able to treat all 
weeds last year, and on other roads we find an increase. The 
total expenditure this year for weed destruction is $4,361.58, 
an average of $20.81 per mile as against $22.07 per mile in 
1932 for destruction and cutting of weeds. 


During the season it was necessary to purchase new tires 
for the Walters truck, the solid tires were replaced by pneu- 
matic tires. This involved considerable alteration of the 
wheels; the cost of the 6 tires, 4ox8, and the alteration to 
the wheels was $780.00. The rear tires on the Power Main- 
tainer No. 2 were also changed to pneumatic at a cost of 





$593.00. In both instances these changes cost less than if 
solid tires had been put on. In addition the machines have 
increased traction, the resiliency of the pneumatic tires pro- 
vides less shock on the machine, it is easier on the operator, 
and reduces the gasoline consumption. 


Notwithstanding the alteration to these two machines, 
the machinery repairs were $2728.45 lower than in 1932. This 
is rather remarkable when one considers the age of the ma- 
chines and the work that they have done. Power Maintain- 
ers Nos. 1 and 2 were purchased in 1928 and have completed 
over 18,000 miles of dragging; in addition to this they were 
used for mixing the mulch on 41 miles of tar mulch roads and 
3 miles of retreat. ‘The Walters truck, purchased in Janu- 
ary 1930, has done approximately 13,000 miles of dragging 
and travelled 2500 miles snow ploughing. The White truck, 
purchased in 1921, is still giving good service and was used 
this year on weed spraying, hauling gravel and other general 
work. 


Under superintendence is charged superintendent’s sal- 
ary, clerical assistance, automobile expenses, telephone, post- 
age and stationery, the travelling necessitated during the 
present season’s work was 16,200 miles at a cost for gasoline, 
oil and repairs, etc., $815.06, or 5.01 cents per mile, the mile- 
age on the county car at present is 78,241 miles. 


During the past month a heavy snow storm in the south- 
western part of the county caused considerable difficulty to 
traffic ; both snow plows were put to work as soon as possible 
and in 48 hours traffic was again normal; the Walters truck 
travelled 361 miles on this work. 


In reporting the present condition of the various roads 
on the system, | find all the tar treated roads in a very fair 
condition. In this regard | would like to point to ‘certain 
surface treatment work done this year on the tar penetration 
roads in the vicinity of Port Rowan. The last treatment of 
these roads was made in 1926. The average cost per mile of 
these roads this year was $447.67, or $63.95 per year over this 
period of years. Again, Road No. 24 from Simcoe to Port 
Dover, which is the heaviest travelled road in the system, 
was surface treated partly in 1928 and 1929; the cost of the 
treatment this year was $439.06 per mile or $87.81 per year 
over this period. The gravel road situation is entirely differ- 
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eats Pili it re bee possible to pea these roads fairly 
eats during the present season, I notice in travelling over 
ee them that on a large mileage of the roads the surface of 
gravel is very thin and it is certain that in the spring break- 
up we will have a number of miles of the system impassable 
to traffic, there has been during the past three years a great 
ae See of capital expenditure on these roads. 
While the books will not be closed until the end of De- 
Beebe: it is possible for me at the present time to assure 
you that the County Road System will balance its budget for 


this” year and probably have a small surplus on hand. 


i 
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cas of which is Reece submitted. 


7 have the honor to be, eentlemen, your obedient servant. 


GUY R. MARSTON, 
~ County Road Superintendent. 
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IN THE MATTER OF THE APPEAL of the Township of 
Middleton, in the County of Norfolk, against the equalized 
assessment of the County of Norfolk, for the year 1933, — 
made by By-law Number 657. 


The Lieutenant-Governor in Council having constituted 
His Honour Wesley Samuel West, Judge of the County Court 
of the County of Haldimand, His Honour Arthur Thomas 
Boles, Judge of the County Court of the County of Norfolk, 
and William M. McGuire, Registrar of Deeds of the County 
of Norfolk, a Court to hear and determine the said appeal and 
to equalize the whole of the County of Norfolk, the Court 
having convened for the purpose of considering the appeal 
and in the presence of the representatives of all the interested 
municipalities, an arrangement having been arrived at be- 
tween the several representatives of the minor municipalities, 
and the representatives of the County of Norfolk, the Court 
by consent equalizes the whole assessment of the County of 
Norfolk as follows: 


Lownship: of) Chaslotte tallenme sce eee eee $ 2,583,300 
Township: of (Houghtonien a. ates ee eee 1,000,000 
Township ‘of Middletonss#as.ce ee a ee ee 2,043,000 
‘Township of Pownsendeh. mn 2.:5)..teeaet ele 4,651,200 
Téwnship:.of. Wind hagas eae eee 3,816,400 
‘Township of Woodhouse” .:2n.. snes 2,848,800 
Township. of North’ Walsingham 22...) eee 1,800,000 
Township of South Walsingham=..nni..08 teen 1,771,200 
‘Town\otf Simctol es ns ae eee pa ANI 4,399,200 
Village of: Port Doveteymacce.a ita ee 1,389,000 
Village of Delt hans aiae ett ee 851,400 
Villagecof Porth owan).).c. sai eee ee 421,200 
Villageiof Waterlorde. -n..ctens ttn ee ee 923,500 

$28,498,200 


And the Court finds that the costs of the Court as ascer- 
tained up to the present time and as set out in the enclosed 
schedule shall be paid by the County of Norfolk and that 
there shall be no other order as to costs. 


Dated at Simcoe, Ontario, this 21st day of November, 
Ee OSs. 


W. S. WEST, 
i ba BOLE S: 
W. M. McGUIRE. 


BY-LAW No. 661 





A By-Law Designating Certain County Roads as Through 
Highways. 


WHEREAS powers are granted to Municipal Councils 
under The Highway Traffic Act, R.S.O. 1927, to designate by 
By-law certain highways as through highways subject to the 
approval of the Department of Public Highways of Ontario 
being obtained thereto. 

BE IT THEREFORE ENACTED by the Municipal 
Council of the Corporation of the County of Norfolk as 
follows: 

I. Ihe following streets are designated as “through 
prmeets: “roads numbers 2) 7,.6,.8, 9,15; 19, 24 and.1, and as 
required by sub-section (2) of section 35 of The Highway 
Traffic Act the operator or driver of every vehicle shall im- 
mediately before entering or crossing any of these streets 
bring the vehicle to a full stop. The provisions of this sec- 
tion shall not come into effect until signs have been erected 
in accordance with the regulations of the Department of 
Highways. 

2. <Any person violating any of the provisions of this By- 
faw shall be subject to a penalty on conviction thereof in the 
discretion of the convicting Magistrate of not more than ten 
dollars ($10.00) for the first offence and to not more than 
twenty-five dollars ($25.00) for every subsequent offence ex- 
clusive of costs and all such penalties shall be recoverable 
under the Ontario Summary Conviction Act. 


BY-LAWS Numbers 604 and 659 of the Municipal Council 
of the County of Norfolk are hereby repealed. 


THIS BY-LAW shall take effect and become operative 
upon the approval of the Department of Public Highways of 
Ontario being obtained thereto. 


PASSED in open Council this 7th day of November, 
fs 1033: 


JONATHAN PORTER, J. H. BOWDEN, 
Clerk. Warden. 
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